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Message Text 

UNCLASSIFIED 

PAGE 01 STATE 256286 
ORIGIN OC-06 

INFO OCT-OI AF-IO ISO-00 CCO-00 OCL-00 SY-05 FBOE-00 
/022R 

DRAFTED BY OC/PE-E/F:GLENGLEBRAKE/RLOCHMILLER/JM 
APPROVED BY A/OC:WENAEHER 
OC/PE:BSKOEFMAN (ACTG) 

A/OC/AF:RLOCHMILLER 

A/FBO:PGURVIN 

DESIRED DISTRIBUTION 

OC/L, AE/EX, OC/S, A/SY/EO, A/SY/NSU 

024175 262123Z/61 

PR261954ZOCT 77 
FM SECSTATE WASHDC 
TO AMEMBASSY ACCRA PRIORITY 
AMEMBASSY DJIBOUTI 
INFO AMEMBASSY ADDIS ABABA 
AMEMBASSY MONROVIA 
AMEMBASSY NAIROBI 

UNCLAS STATE 256286 

ADDIS ABABA FOR RSO, MONROVIA FOR ATO, NAIROBI FOR RCO & RTC 

E.O. 11652: N/A 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: NOB DJIBOUTI - CCC CONSTRUCTION 
ACCRA FOR RCO 

REFS: (A) STATE 215048, (B) STATE 242686, (C) DJIBOUTI 0495, 

(D) DJIBOUTI 504, (E) ACCRA 7937 

1 . THE DEPARTMENT CONTINUES TO BE CONCERNED WHETHER THE 
UNCLASSIFIED 
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EXISTING WALLS OF BUILDING NO. 2 COULD SUPPORT A NEW 
6-INCH REINFORCED CONCRETE SLAB OVER THE PROPOSED CCC. IT 
IS NOTED THAT REF E CATEGORICALLY STATES THAT THE EXISTING 
WALLS OF BUILDING NO. 2 CAN SUPPORT THE ADDITIONAL WEIGHT 
OF A SLAB ALTHOUGH INTERIOR SUPPORT COLUMNS WOULD HAVE TO 
BE ADDED (AS THEY WOULD IN BUILDING NO. 1). THE DEPT 
WOULD APPRECIATE ACCRA PROVIDING TELEGRAPHICALLY THE DATA 
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UPON WHICH THIS DECISION IS BASED SINCE ITS PRIMARY CONCERN, 
IN ADDITION TO SECURITY, IS THE SAEETY FACTOR OE ANY 
PROPOSED CONSTRUCTION, ESPECIALLY IN AN EARTHQUAKE PRONE 
REGION AS NOTED IN PREVIOUS CORRESPONDENCE. AS YOU KNOW, 
THE ORIGINAL SITE SURVEY DID NOT INCLUDE THE STRUCTUAL 
INEORMATION AND DRAWINGS UPON WHICH THE DEPARTMENT 
NORMALLY MAKES ITS DECISIONS CONCERNING TYPES OE 
CONSTRUCTION, ETC. 

2. FOR DJIBOUTI - STILL BELIEVE IT WILL BE NECESSARY TO 
OBTAIN THE SERVICES OE A QUALIEIED ENGINEERING FIRM OR 
INDIVIDUAL TO RESPOND TO THE QUESTION OE WHETHER THE 
EXISTING WALLS CAN SUPPORT A CONCRETE ROOF OVER THE CCC 
AND, MORE RECENTLY, IF ACCRA IS CORRECT THAT SUPPORT 
COLUMNS ARE REQUIRED, DEPT WILL NEED INPUT ON TYPE, NUMBER 
AND LOCATION OF COLUMNS. ACCORDINGLY, POST IS REQUESTED 
TO RESPOND TO PARA 2 STATE 215048. 

3. REE DJIBOUTI 0495, QUESTIONS RAISED REFTEL WILL BE 
ANSWERED WHEN THE ENGINEERING PACKAGE IS DEVELOPED 
EOLLOWING A DECISION ON THE CCC. EYI - NO MATERIALS 

CAN BE ORDERED UNTIL FINAL DECISIONS MADE ON CCC. DEVELOP- 
MENT OE ENGINEERING PACKAGE, ORDERING, PROCUREMENT, SHIP- 
MENT OE MATERIALS, ETC. MAY TAKE AS MUCH AS ONE YEAR TO 
REACH POST IP EVERYTHING GOES WELL. 
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4. RE PARA 3, REETEL D, DEPARTMENT AWAITING FLOOR PLANS 
MENTIONED BY POST, BEEORE MAKING FINAL DECISION. HOWEVER, 
THE STATEMENT REGARDING PROVISIONAL 3-YEAR USE, IS NOT 
UNDERSTOOD, SINCE CCC BEING PLANNED WILL BE PERMANENT 
EMBASSY PACILITIES, AND WILL BE DESIGNED AND BUILT AS 
SUCH. THE SPACE SET FORTH IN ORIGINAL SURVEY IS STILL 

A VALID REQUIREMENT. THOUGH POST DOES NOT HAVE PERMANENT 
C&R EMPLOYEE NOW, THIS WILL NOT BE THE CASE IN THE PUTURE. 

5. HOPE THE ABOVE INEORMATION GIVES POST A CLEARER IDEA 
OP THIS PROJECT, AND WE ASSURE YOU THAT WE ARE AS ANXIOUS 
AS THE POST TO GET IT UNDERWAY. ADVISE WHEN WE CAN EXPECT 
MENTIONED PLOOR PLANS. VANCE 


UNCLASSIPIED 


NNN 
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Message Attributes 
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Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 26-Oct-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977STATE256286 
Document Source: CORE 
Document Unique ID: 00 

Drafter: E/F:GLENGLEBRAKE/RLOCHMILLER/JM 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770393-0773 

Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19771019/aaaaaqab.tel 

Line Count: 107 
Litigation Code IDs: 

Litigation Codes: 
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Retention: 0 
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